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"WESTERN TURNPIKE YOUCHERS. 

In SenaU, 30ih Nov. 18S0. 
[IntroiJuoed ty Mr, BOWER. Head iiud referred to Committee od 
Claims.] 



[Ordered that the Eeport ani Vouchers he printed,] 

Resolved, That the committee oo Olaiins be inslructed to 
inquire, and report, what Has the cost of ihe survey of the 
Sulisimty and Western Turnpike^ what officers were em- 
ployed, and hy what aLUhority ; the amount p.iid each ; out 
of what fund ; and whether by atitbori'y o{ law, and if not, 
by what amhnrity ; and ttii»t thpy cause lo he printed fi)r the 
use of the Senate the vouchers far said expenses, herelolore 
referred lo said committee, 
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REPOll'f Oi" COMJlITl'EE ON CLAIMS. 



In compliance wilh the resoiution of the Senate 30th Nov. 
1850, referred to the Committee on Claims, I respectful- 
ly state, that they have had the same uqder consideration 
and instructed me to report. 
The whole amount of ihe cost of the survey 

of ihe Salisbury and Wescernpike Roadis, $U,i57 32 
The following amount was expended in the payment of 
officers employed in the Survey of the Salisbury and Wes- 
tern Turnpike Road in ISdO-'oO: 
1850 Nov. 31, paid S. Moylnr.Fox, Piin. Engin- 
eer, from July 5th, 1849, to Nov. 31sl, 1850, 
at $2500 per annum, 1 year 150 days, ©3,537 00 

Paid John D. Barns, A^sisistanE Engineer, at dif- 
ferent times, 1.266 37 
Paid Benj. B. Ruggles, Sub Asssistant do. at diifer- 

ent times, 337 6li 

Paid Saml. Green, do do 603 50 

" J. J. Ervvin, Commissioiierj 2n4 00 

'■ G. W. Hays, " 532 00 

■' E. D. Anstin, ■' 242 00 

" A. H. Shuford, " 486 00 

'■ Do. as Commissary, 111 00 

'■ Wm, H. Alexander, do. 134 00 

The remainder for incidental expenses. Your Committee 
deem it unnecessary to specify further. 

Youf Committee, in referetice to that part of (he resolu- 
tion aforesaid, which directs them to inijuire and repoit 
whether the said payments, were made by authority of law, 
3.r.ii[ ifiTSi, by what aathoiity, report to the Senate, ihat Ihe 



payments \tere made by tVe Treasurer oiii of ihe Geiiernl 
Funds ill the Tre(i,siiry, and upon (he AVarmnt of the Gov- 
ernor. 'I'he act of 1848 and 1849, chapter 90, eiiliilfd "An 
Act Id prO>?idc for A TUrnpilie Road from Salis^nry, West, to 
line of the Stale of Georgia," Section 3rd, authorises lh& Gov- 
ernor "to appoint a competent tind experienced eiifrineer 
and three Commissioners, to Survey and jocdtc said road.'' 
The 7th seciioii of the said Act is in the following words, to 
wit: 

Be Ufuiihcr enacted, That all the bonds due the Stale for 
the sales oflhe Cherokee lands, and all judgments rendered on 
such bonds, together with all Ihe lands sold anfl unsold, when 
the purchase money has not b'pu v^''', in the counties of 
Cherokee, Macon, and Haywood, are hereby plodgedj for the 
making of the Said ifoad, until the same is completed." It 
is presumed by your Committee that the Governor acted nn- 
tier the impression that the 3rd section of said act empowered 
himlo draw the aforesaid warrant upon the Treasnrer. If 
so, they respsctrnlly differ -with him in opinion. YonrCom- 
inittee believe that the General Assembly did not intend to 
make this Turnpike from Salisbury to the Georgia line a 
charge upon the Treasury ; hut that all the expenses inci- 
dent to its survey, location and construction, should be 
defrayed out ol the funds designated in the 7lh section of said 
net, commonly known as the Cherokee hind ; and they have 
arrived at this conclusion, not only from the 7ih section it- 
self, which hasbeeli already copied in this report, but also 
I'rom the Ilth section of said Act, The Uth seciion thereof 
is i.) the following words, to wit : 

'.fi Uftirlhtr cnacleil, That the ColumisfiionerE and a- 
gent herein directed to be appointed, slmll each lecrive for 
their services, two dollars per day, to be paid out of said 
funds." From the 7th and 1 Ith sections taken togctiier, your 
c Hiimiiiee are well satisfied that it was the intention of 
the Legislature Ihflt this Turnpike Road should not lie a 
burden upon me] iiblic levenue generally. If, owing to de. 
Jay in collecting debts, or any other cause, a sutficieiiey of 
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mdnay coiiM not Im o'.ii»iiied from l!ie sflnrees pfl!n!«d 9lU 111 
the rth seciionio pay w'iiii a reiisoimble piinetuality l!l« peF= 
sans (uUlionscd lo be employed by tlig OilVPfHor, m& itig 
purposes of jiisUce sbotild ruqnirea pfiyimn! ffni-HlllR Tl'eiiSi 
ury bsfore (lie Cherokee fiiiids coii!d ba 0Saii';'lVvMlabl8iSUIl, 
in tlie opinion of yonr roiiiniiuee, no siig'l p^lt^ffigiltSgQHitt feg 
tawfiilly made, wiilmiit a previous Act of A^seRll'ly Elit66!= 
ins; it to be done. The 3rd seciJon of m\i Aft, eillpBWergd 
the Governor "lo appoint a competent aillJ espPVis?nepd Bri- 
gineer and three CoiHtiiissioners," Y"\1T en!fim(ltf»B flild, ill 
the cxaiTiinaiionof ibevonchers snbrTiitlpd.lO llwlf iii^ipMltaH, 
(IiiU he has appointed a Principal Eriginiigr, ana IJliU tleell:. 
taiUEnginceTs liiive liocii appointed— ^vippft^til fey the pHn= 
cipal; tliat iHey arc not aware fflliecSi^'IHtf^ft of any !aw e«= 
lliotisin^ ihc appoiiHmont ot A^sisfan't RfgiufSTSi 

Your Committee could not, wiihont a ElerelicJhll flf duty, 
submit the fiiregoin^ f.icls, willioni alSo iX^flTfitl^ lU llie fiOll- 
diiiouin wliicl'i this matter of siivvey Wfis hTt ftt (lie Vermlim' 
tion of the last Session of the l,ei;is'aliirP. By a f^BQlulioH 
cf thai Session, the colli-ciion of all C!U\i\]% atlhlg filUftrtha 
s:des bf Ihe Chcl-okee Lands was snspQuCled. ioi' tWH fmn 
from that timj. 

The act untliorising ilie cons"irncti«n of saiil T«mp!ke read, 
directs the PjxeculU'e to e;iVpli.y a S'lititlile SngillBei' flllfl 
Cotimiissioners foHiir snrv.y, log'-ther wiiii Itg olIlUI' pMVi' 
sians, wiihont any *'Xpres3 nii'aiis of di^ffiiyilig ti!a espffiSPS 
thereof, other ihnji thut liie mad Wiia (a \m llia^e ml of tllH 
funds, arisiDo; from tJ™ ■suit' of sn'i lands, <^(i, 

This conllicliii^ Le^nsLition was calcntuH'tl tn pSFpkSflilil 
embarrass any one chiuy^d wilh a iTuitt^P «f Stiell intjini-- 
Iniice— and had uoi the Expense ofsaid sHf^py toll ) aitt m 
h has been, it is very apparent ihn tJie wtitk BllWt htive hvm 
deferred nniil after the present Session, 

Your commiilee hive oxpressiid theopinJoH ihrtMUis wm-k 
was not properly a ('i)^ir;.'H on the Geijeriit 'I'KaiiiFVj t'tH 'il = 
on the liinds arising,' Imo! said lands ■■y««V eWHW.ttW \ti\^% 
inslrticted nic to n-pn'. llu- ucconipanyillg IV^ylytiMU wtii^h 
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lliey recommend to the favorable considemtioi) oClhc Senale. 
Yonr committee iierewilh return all Ihe voiicliers relalive to 
the survey, locntion See of ilie Salisbury mid Western Turn- 
pike road. Your commiltee are entirely unacquainted witb 
the price of siicli services: therefore wiihhold any expression 
of opinion. The vouchors will be printed for the use of the 
Senate. They therefore hope ibey may be discharged from 
iho farther consideration of this subject, 
Respeclfiilly submitted, 

JMO. H. DRAKE, Jr. Chairman. 
Whereas, at the last Session of the Greiieral Assembly 
2 of (he State of North Carolina, an act was passed nnihoriz- 
?i ing the construction of a Turnpike Road from SiiHsbn- 

4 ry, West, lo the Georgia line, and that the making of said 

5 road should be paid out of funds arising from the Cher- 

6 okee lands; and whereas the expenses of survey & locniion 

7 have been paid out of the Genera! Treasury of the State : 
Tltcefore Resolved, " That the State Treasurer be and he 

2 is hereby authorized and required that, out ol the first 

3 monies tnllecled on notes. Judgments, or any other 

4 claims due and arising from the sale of Therokee Lands, he 

5 retain and return to the Ueneral Treasury the sum of 
(j eleven thousand lour hundred and fifty seven dollars and 

7 thirty two cents, "iih interest thereon from the 20th Nov. 

8 186U — lliat being the amount expended in the survey of 

9 the Salisbury and Western Tnrnpilto road. 
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SurveyB of Western Turnpike in Acc't. with S. M. Fox, Ih; 







No 


9. 




Dr. 


Ton 


18tli, 


To cash paid J. M. Hams 


S5 00 


] 


26 


J. Griffiths, tents 


138 81 




2 


J. H. MoseH, wagon 


60 00 


S 


14 


J. J. Smith, freight 


10 00 


4 


16 


W. J. Plummer, harness 


40 63 


t 


3 


J. J. Shaver, horae. 


130 00 


e 


18 


S S. West, freight 


1 80 




20 


Bruner & James, 


6 00 


i 


22 


W. P. Graham, rep. 


4 00 


r 


3 


B. Fox levellingrod 


6 00 


ic 




J. J. Shaver, forage 


28 75 


1 


20 


P. Sigman, axe-man. 


15 00 


IS 




L. J. Edwards. do 


15 00 


i; 


20 


J. Green, repairs 


16 00 


1-1 


12 


W. Ellison, axe-man 


60 00 


1. 




S. Bryson, do 


60 00 


le 




IM. Shuford do 


60 00 


r 




E. Coward do 


60 00 


If 




R. Davidson do 


60 00 


If 




J. Simpson, chain 


60 00 


2C 




R. Simpso n, do 


60 00 


2] 




W. Alexander, wagon 


60 00 


2i 




E. Green, axe-man 


52 50 


2 




A. H. Shuford, Com. 


151 00 


2i 




do do Forage, 


259 28 


2 




Howard k Peden, 


95 67 


2 




Patton & Snmney, 


118 09 


2 




J. Walker, stationery. 


41 09 


2 




Surveying chain. 


10 00 


2 


15 


G. B. Wade, rodman. 


144 00 


3 




R. E. Lovo, negro hire. 


15 00 


3 


23 


J. D. Barnes, Asst. E. 


541 66 


3 




S. Green, Suh do 


833 50 


3 




Bettercorrnt, cook 


80 00 


3 


15 


J. J. Erwin, mule 


20 00 


3 


19 


J. J. Shaver, forage 


36 60 


3 


11 


Howard & Peden, 


23 17 


8 


U 


J. J. West, freight 


5 05 


3 


20 


J. D. Barnes, 


2 26 


3< 


16 


T. E. Hargrave, 


21 00 


4 




Wni. White, postage, 


7 20 


4 
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J. Gl'ccii, loTel. ro.l 


18 00 


" SJ 


A Whittington, 


20 00 


" «0 


5? B Hargrave, ft. 


9 75 


Aw, iBi 


S, P (Suion, lioari, 


28 91 


tj Bfyaon, axc-nian 


6.3 75 




W Allisoii, * 


15 00 




i. Bi-veon, do 


03 75 




Jftmg&*'Brisoii, do. 


03 76 




^ A Eobcrts, ilo 


OS 75 




M, »11,. do 


66 26 




A M Bhutord, do 


56 25 


-km. isl 


W Oltne, do 


20 00 


•'* fl 


J, M. Stork, do 


8 00 


" 81 


S ifSen, Bub. asst. Enp 


270 00 


II 11 


W, Boss, a.TOman 


63 75 


" 19 


W K Alexander com 


134 00 


« U 


tk do EundrieB 


168 50 


« S4 


W Q Bettercomt, cook 


132 00 


1^1!, 8 


W U Alesandcr, trans 


681 00 


AilJ. M 


(18 liorso feed, 


S3 40 


« IJ 


B B. ilugglcs, asst. Eiig. 


211 00 


lep, lit 


0, B, _Wado, rodman, 


120 00 




J, Bi Barnes, asst. Ene. 


602 40 


Auf. IS 


_ll9 ; do Ttav. ex 


48 76 


'• V 


J J ihaver, do 


20 25 


" W 


I, 8. Nclican, do 


27 00 


" 18 


S f Ohambers, do 


26 46 


" 10 


J, B; Banies, 


6 45 


Jsa, M 


J l^evcns. 


5 85 


Mm, J 


if Walker, stationery 


32 80 


m. i 


HHomn, 


1 50 


Aa, 13 


I'MkeriSon, 


3 05 


Out, M 


W Hill, 


40 00 


" 81 


S fetk, 


20 00 


<< 1 


BB Buggies, 


60 00 


My J I 


J S Love, negro hire 


3 00 


Sep. SO 


AB_gtith, sale horse, 


6 65 


Mil'. 11 


W !l?6onipson. 


3 00 


OM, 1 


I Barnes, 


83 33 


Ifw, 18 


JB Barnes, 


138 88 




B B feuggles, 


06 66 




J B Barnes, 


14 25 




Btiggles, 
3 B Buggies, 


8 25 




46 00 


18 


K B Krner, 


41 12 


SO 


BeiS, attending office, 


5 00, 
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Sep. 17 



849 

Services as Princ. Engineer, from 

July 6th, 1849, to Nov. 31st, 1850, 

at $2500 per annum, 1 year, 150 

days. 

" P. Guion^ 



3,627 00 
10 40 IS 



Account of monies paid to Commimoners of Western Tuvn- 



Cash paid J J Erwin 
" W Hayes 
" A H Shnfotd 
" " E D Austin^ 



S294 00 
632 00 
486 00 
242 00 



Received on requisifious, Slfi"179 50 

By sale of liorse, wagon k iiarness, 140 00 



Total amount of accounts, 



Baiancc due. 
Balance rec'd. 



1110,328 50 
11,457 32 



J 1,128 I 
1,128 I 
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DK'['\ir,F.i) FORAGE ACCOUNT: 



Slate o f North CaroHn 



'' 1849~" 






j 




August 1 


Bill in Salisbury," 






4 00 


6 


do Kewioti, 






50^ 


6 


Shoeing two Horses, 




' 


1 50 


■7 


Bill ill Morganlon, 






2 00 


8 


do Cai-so!i's, 






1 80 


11 


fimilli'3 Bridge, 






3U 


11 


Bill at Eutherford's 






75 


12 


do Bolton's' 






1 50 


13 


Smith's Bridge, 






12i 


15 


; Bill at Harriss's 






1 00 


n 


Toll Gate on Hic^or^ 


K 


utGap , 


10 


IT 


Bill at Longerfeli's 






50 




Mr. Bruzer's expense 


sforbringingj 






a load from Salisbury 


to 


Shu ford's! 






' Ferry, Shoeing Mules, &e. 


■ 


9 25 


ao 


1 Collar, Traces. &c 
1 Wagon Whip 
1 "Wagon Cover 
I Extra Mulo, 5 day 




I 


2 I2i 

1 56^ 
1 00 


•22 
22 
22 


181bs Bacon, 
; Com and Oats 
i Shoeinff 3 Mules & 1 




ff Wan-onJ 


I 80 

95 

5 fifi 



Com and Oats 


95 


Shoeing 3 Mules & I'lsing Wagon, 


3 00 


1 Blind Bridle 


1 2& 


Ro-c-e and Pan 


59 


3 Tin Cups, 2 spoons. 


181- 


3lb Sugar for Wagoner 


20 


1 Eope 


12i 


To malt'g 1 axielree & shrink'gtire 


2 60 


Shoeing Mule and Coffee-Pot 


56i 


Hay Bill at Morganton and Burgure 


3 35 


Oats, Com and Fodder 


1 181 


131b Bacon for Wagoner 


85 


l^Buahel Meal 


60 


Shoeing 1 Horse at Wayneaville 


1 00 


Com and Oats 


1 30 


6 axe handles 


60 


41b Cheese & Bread for Wagoner 


1 10 


301b Bacon for Hands 


2 40 


6 Loaves Bread for Hands 


30 


31b Coffee do 


2ft 
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fttate of North-Carolina, 



1849 




' ~ 




31b Sugar 


30 




41bs do and 3lb Coir^e 


70 




1 Bushel Apples, 


m 


7 


Hire of line Buggy 


13 50 


Sept'i- 


451b.Bcef 


1 14 


8 


Mending a Trace 


10 




Flag Staff and Handling 6 axes 


56i 




1 Bottle oil 


50 




Hay 


25 


'9 


Oats, Molasses, Keg, 

3 Bushels Oata, 54; 4 doz. Fodder, 


1 50 




Straw 


I 18 


13 


5 Bushals Oats, Hay 


1 65 




3^ Bushels Oats, 45c 


45 


18 


Bucket 25c, 




19 


] Backhand 87^c. Hip-strop «1 37, 






Belly Band 62ic, Fixing Saddle 63i 


3 50 


20 


2 yd Tow Cloth, 


37i 




Bill at Waj-nesvill« 


75 


25 


Ferriage on Pigeon 


50 




Corn and Fodder to the last Sept. 


18 93i 


October 1 


3^1b Shot, 


50 


4 


1 feed trough 


2 00 




1 Chain Staff 


35 


U 


1 Bag 


35 




Salt 


L7i 




Shoeing Mule and Feeding, 


70 


13 


ShoeiQg- 3 Mules 


1 OO 




Mending Wagon 


35 


13 


Ferriage 


3 00 


17 


FisinfT Rod, 


25 


August 1 i 


Paid for Buggy brought from Sails 






bury to Shuford's Feny, 


2 50 




Making Curtains 


35 




Fixing Table 


40 




Leather 


a5 




Shoeing 3 Mules and 1 Ilor^ie 


3 50 




Bill in MorgaiilOii 


4 00 




do at Smitli 


1 50 


20 


Hauling 


1 50 




1 Knife foi- Fox 


62- 




Bill at Sinytlie's 


3 60 


31 


Hauling to Newton 


■i m 


as 


Shoeing 1 Horse 
1 do Fox's horso 


60 
1 00 




I Box 


20 
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State of Nort/i-Carolina, 



Aiigust 3 



To bringing two trunks from Mor 

To making slips for traces 

i Bushel Salt 

1 Oven and Lid, ; 

1 Broom 

Mending 2 Chairs 

1 Haiter 

Forage from the 1st Oct., lo the 
1st December 

i'aid Edwards for 1 Months Hire 

Paid Paul Segmar for 1 Month's 
Hire 

1 Wagon Saddle 

3 do7. Fodder 

1 bushel Corn 
U do do 

4 doz. Fodder 
1^ bus. Corn 
3 doz. Foddur 
3 bus 

Hay 

2 doz. Fodder 
1 bush. Corn 

3 doz Fodder 
Freigiit 

Extra Baggage — Instruments 

Fare 

Extra Baggage — InstrumoDls 

Wagon Hire 

Extra Baggage 

Crupper and Straps 

Halter 

Nett and Straps 

Horse Feed and Shoeing 

Saddle Blanket 

Horse Feed 

Letter paper 

Bit 

Letter Paper 

Envelopes 
Horse Cover 
Muslin audjtivine 
Horse Feed 
Horse Feed 
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State of North- Carolina, 



Mess Board &;c for Cook 
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Ibragt Account for the Month o f Octobe r. 



4 


6 bushels Oats 


1 35 


5 


1 da Corn 


50 


6 


li do do 


75 




5 Aaz. Fodder 


90 




U bus. Corn 


60 




Straw 


20 


I 


Corn and Fodder 


1 87^ 


a 


do do 


874 


3 


do do 


85 




1 bush Com 


374 


4 


U doz Fodder 


35 


a 


1 bush Corn 


30 




4 doz Fodder 


1 00 


7 


Corn &■ Fodder 


50 


23 


do do 


1 05 


3 


Fodder 


20 


7 


e bush. Corn 


'i 40 




6 doz Fodder 


75 


2S 


8 doz do 


1 00 




1 bush Com 


37 




6 doz Fodder 


70 




3 bush Com 


1 20 




6 doz Fodder 


1 20 


a 


2 bush do 


77 




i do do 


25 




3 do do 


1 05 




2 bush Oats 


60 


0- 


8 doz Fodder 


I 60 




3 bush Corn 


1 05 




5 doz Fodder 


1 00 


ji 


3 doz Fodder 


45 




1 bush Corn 


35 




3 doz Fodder 


25 


1 


2 bush Corn 


1 00 


s 


Corn and Fodder 


80 




do do 


40 


9 


9 bus Cora 


4 50 




13 doz Fodder 


2 60 


M 


1 bush Corn 


40 




3^ doz Fodder 


37 




1 bush Corn 


40 




a doz Fodder 


40 


28 


Corn and Fodder 


1 40 




2 bushels Com 


80 




4 doz Fodder 


60 




1 bush Com 


40 
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B — Continued. 
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leiienib'r 


3 doz Fodder 


60 


S 


2 bush Cora 


1 00 




2 do Oats 


50 




4 doz Fodder 


CO 




Straw 


10 




2 doz Fodder 


30 




3 bush Corn 


1 121 




3 doz Fodder 


821 




®45 39 
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Raleigh, July 18, 1849. Rec'd from S. Moylan:E'ox, Eng. 
West. Turnpike, five dollars, for hire of wagon to Chapel 
Hill. 
S5 00 JAMES M. HAREIS. 



[2] 

■State of North Carolina, for survey of Salisbury a.nd Geor- 
gia Line Turnpike, 

To John Griffith, Dr. 

For 478 yds. Duck, at 17 c. IS 81 26 

" Linen Lines for Strings, 9 25 

" Working 478 yds in Tents, at 10 c. i 47 80 

■' Packing Bos, I 50 

I 138 81 
Wilinington, N. C. 

Eeeeived payment in full of S, M. Fox, Bng'r 
West'ii Tunipike,. 

JOHN GRIFFITH.. 
July 26,1849. 



[3] 
August 2d, 1849., Eec'd' from S. Moylan Fox, Engineer 
"Western Turnpike, for the State of Noi-th Carolina, sixty 
(loliars for a wagon.. 

JAMES H. MORE. 
§60 00 



AiigiisL r4ih. Rec'd from S. Moylan Fox, Eiig'r "VVealem 
Turnpike, leu dollars, for stage fare for boy Stephen, cook for 
IVesterti Twnipike Survey. 

%10. 00 JAMES M. SMITH,, 

per L. M. WILLIAMS. 



Hotel u, Google 



m 

State of North Carotiiii — Surveys of Turnpike Koa3, 
per Fox and Shuford, 



1849 
August 1 



To W. J. Plumraer, 



2 00 


1 00 


2 50 


2 25 


25 


1 50 


75 



To one pair Breach Bands 
To two Bhnd Bridles 
To two Belly Bands 
To one pair Reins 
To two eoHars, 

To straps 

To three pair Traces 
To pair Haraes 

I 16 75 

[3, 1849. Received from S. Moylau Fox, Eng'r Weaf.n 
Turnpike, for Survey, &c. sixteen dollars 75 eta. in full for the 
above bill for harness. 
$16 75. W. J. PLUMMER. 

August 3d, 1849. Rec'd of S Moylau Fox, Eng'r Western 
Turnpike, for the Slate of North Carolina, twenty .three dollars 
and 88 cenls, in full for bjU for saddle, »nd rendei^. 
$23 88. W.. J.. PLUMMER. 



[6] 

1849, August 3d. Received from S. Mojlan Fox, Engi- 
neer of tbe Western Turnpike, for the .State of North-Caroli- 
na, one hundred and thirty dollars fer a horse. 

JOHN L SHAVEIi 



F3 

Major S. M. Fox, 

To .Haleigh and Gaston "Railroad, 
Ai^ust 18, 1849, Freight 1 box — Express, 

Received paynietit, 

50HN t.>raST. 



Dr. 

$1 80 



lb, Google 



[3] 
August 20th, 1849. Received from S. Moylan Fox, En- 
gineer of the S. & Geo. line turnpike, S5 for books of print- 
ed receipts. BRUNER k JAMES. 
$5 00 



[9] 
1849, August 20, S. M. Fox, Engineer of the Western 
Turnpike, from Salisbury to AsheTille, 

To W. P. Graham, Dr 

To fellowiiig wheel for wagon, 2 00 

" putting on tier 50 

" hand and two horse wagon one day 1 50 

S4 00 
Received payment in full, 
August 23 1849. W. P. GRAHAM. 

August 22d, 1849. Reeeived from S. Moylan Fox, Engi. 
neer Western Turnpike, four dollars, for mending wagon for 
survey. W. P. GRAHAM. 

?4 00 



•y, September 3d, 1849. Reeeived from S Moylan 
Fox, Engineer Western Turnpike, six dollars, for survey, in 
full of bill rendered for making levelling rod. 

RICHARD FOX. 
|6 00 



[11] 
1849, September 3d. Received fom S Moylan Fox, En- 
gineer of the Western Turnpike, for the State of North Car- 
olina, twenty-eight dollars, seventy-five cents, in full for 
freight and horse feed. JOHN I. SHAVER. 

828 7-5 



lb, Google 



[13] 

1849, Septr. 20th. Received fromS Moylan Fox, Engl 
.neer of the Western Turnpike, for the State of North-Caro 
lina, fifteen dollars for value received. Extra axeman. 

Samuel Gkben, Witness. PAUL+SIGMAN 

#15 



1849, September 20th. Received from S Moylan Fox, 
Engineer of the Western Turnpike, for the State of North- 
Carolina, fifteen dollars for value received. Extra axeman. 

S. GiiEEN, Witness. JAMES L EDWARDS. 
S!5 



[14] Baltimore. 

November 20th, 1 849. Received of S Moykn Fox, En- 
gineer Western Turnpike N. C, sixteen dollars in full for re- 
pairs of Instrument of Survey. for JAMES GREEN. 
S16 Hj. Green. 



[15] 
1849, December 1 2th. Received from S Moylan Fox, 
Engineer of the Western Turnpike, for the State of North- 
Carolina, sixty dollars in full for services aa axeman from 
September 1 5tli to January 1, four months @ $15 "^ month, 
his 
WM. 4- ELLISON 



Jd. Barnes. 



[16] 

1849, December 1 2th. Received from S. Moylan Fox, 
Engineer of the Western Turnpike, for the State of North 
Carolina, sixty dollars, in full, for services as axeman from 
September 1 to January 1, four months, @ $15 ^ month. 

° ■^R.ysoN. 



lb, Google 



[IT] 

1849, December 12tli. Received from S. Moylan Fox 
Engineer of the Western Turnpike, for the State of Nortli- 
©arslina,- sixty dolla.rs in full for services as axemany from 
September 1 to January 1, fonr months @ $15 ^ month,. 
$Q0> A. M. SHUFORD. 



[18] 
1849, December 12th. Received from 8> Moyl&n Fox,. 
Engineer of the Western Turnpike, fer the State' of North- 
Carolina, sixty doHars in full for aerviees as axeman, from 
September 1 to January f f four months @ $15 '^ month. 
S60 ELISHA COWARD. 



1849, December 12th. Reecived from S. Moykn Fox, 
Engineer of the Western Turnpike, for the' State of North- 
Carolina, sixty dollars in full for services as axeman from 
September 1 to January I, four montiis @ $15 ^ month. 
S60 R. R. V. DAVIDSON. 



[20] 

1849, December 12th. Received from S. Moylan Fox,. 
Engineer of tfte Western Turnpike, for the State of North- 
Carolina, sixty dollars in full for services as chainman from 
Sept 1 to Jany 1, four months @ f 15 ^ month. 



JOHN + SIMPSON, 
mark 
J, D. Barnes. 



[21] 
1849, Deeembtr S2ihv Received from S. Moyfon Fox, Engi- 
neer of ihe Western Tnmpike for the State of Norltn Carolina, 
sixty dollars in full for services as chainman, from Sept. Isi l« Jan. 
1st, four monihs at $15 per month 
$00 KIOIIARD SIMPSON 



,u, Google 



[22] 
1849, December t2tli. RecciveiJ from S. Moylan Fox, 
Engineer of the Western Turnpike, for tlie State of North 
Carolina, sixty dollars in full for services as Wagoner from 
Sept, 1st to Jan. 1st, four months, at $15 per m. 
Se). WILLIAM IT. ALEXANDER. 



[23:1 

18^9,. December 12th. Received from Sv Moytan Fox,. 
Engineer of the Western Turnpike, for the Stote of North 
Carolina, fifty-two d'oU'ara 50-lOOths m fiiU for services a,s 
axe-man from Sept.° 15th to Jan. latjthreeanda half months, 
at $15. 
%5'> 50. ELI GREEN. 



[24] 
1849, Deccmher 12th. Received from S. Jloylan Fox, 
Engineer of the Western Turnpike, for the State of North 
Carolina, one hundred and eleven dollars in full for services 
as Commissary from 8th August to date, 111 days, at $1, 
$111. A. H.. SHUFORD, Com. 

1849, December 12th. Received of S. MoyJan Fox,. 
Engineer of the Western Turnpike, for the State of North 
Carolina, forty dollars in full for hire of two mules four 
months, at |10. 

$40. A. H SHUFORD. 

^■[25]" 
1849, December 12th. Received from S. Moylan Fox, 
Engineer of the Western Turnpike, for the State of North 
Carolina, two hundred and fifty-nine dollars 29-180tha in 
full for -naterials and forage furnished to camp. 
$259 29. A. H. SHUFORD. 

A. H. Shuford, ill account with State N, Carolina, for' 
materials and forage furnished ,to survey of Westei'n Turn- 
pike, from Sept. 1st to Dec. 15th, 1849. 
1849. 

Forage, SI 10 20 

HorSe-shoeing and Repairs, 21 05 

Freight and Ferriage (for outfit) 67 6 1 

Materials for outfit, 35 73 

Mess Board for Cook and assistant 24 70 

^259 2!> 

fi,i.iu,Goo»^[c 



[26] 




State of Noilh-Cai-nliM, by Survey of Weatem Turnpike 




To Howard & Pedcn, 


Dr 


1849 




July 20Cash paid expenses Steven, cook, to Salisbury, 


$4 50 


30For 3 sheet iron buckets 19s; 2 tin do 9s 


5 50 


" 2 tin do 3s; a w basins 40 


1 ao 


" 3 liu disJies 3s; 6 tin plates 63 


1 37 


18 " cups 1,25; I coffee pot 35 


1 60 


1 coffee boiler 7s 6d 


63 


2 setts knives and forks If 


3 25 


I do do 


1 75 


1 tin pepperbox IsGd; 2 SaJt Cellars Os 


1 13 


4 candle-sticks 2s; 1 sieve 


i 02 


1 ladle 3s; I flesh fork 6 


38 


1 large oveu2j; 1 spider 10s 6d 


3 37 


i doz azes ®I5; 2 Halcbelts 10s 6J 


9 17 


2 oilelones Is 6d; 1 pair spring balances 9s 


I 00 


1 painted tub l.'iS; H doz iron spoons 60 


2 15 


1 sauce pan 10s 63; 1 sash saiv 1,17 


2 05 


1 coffee roiil 9s 


75 


1 box soap 681b 5s|d 


3 74 


1 grater 17; 2 flour pails 7a 6d 


1 10 


1 box sperm candles 30|a50 


15 35 


1 flour pail 75c; 1 butter dish 4s6(I 


75 


i doz tumblers 12s 33 


83 


6 lbs Castile soap 3s 


1 50 


1 potatoe masher 13; 1 laiithern 1 


1 13 


1 gross matches 


1 50 


6 lbs wrought nails 2s 3d 


1 12 


1 spike gimblet 


13 


1 biaiik book 


25 


Freight on goods to Salisbury 


22 00 



90 22 
Received payment, 

HOWARD &D TEDEN. 

1849, November 20th. Reeeived from S, Moylan Fox, Engi- 
M3er of the Western Turnpike, for the Stale of North-Carolina, 
ninety-five dollars 57-lOOtlis in full of account of sundries as per 
bill rendered. HOWARD & PEDEN. 
*95 57 ___ __ ________ 

1850, 24th March, Asheville. Received from S. Moylan Fox, 
Engineer of the Weatem Turnpike, for the Stale of North Caro- 
lina, one hundred aud eighteen dollars 9-100tli3 in full for bill of 
5'mdrics for snrvcv. PATTON & SUMMEY. 

alls 09 



,u, Google 



Gliarlesloii, Dec. 37ih, 18ii 
Mr. S. M. Fox, Engineer of S. & G L Turnpike, 



■g BOOK BINDING, ^ 
-^Book and Job Printiiig.p 

O Wfjip ilf fl|f "1^ 'l^*f0'il^ 'ilS^iipp 
1849 

6 field books to order 



My 36 



do 



do 



5 qi res ed m drawing 

i louble elephant do 

lean cap P & S blue ruled 
lei er " " 
I Bath i ost plain 

1 p^ I d 1 r bber 
I bottle of black ink 
I " of Rei " 

1 doa ps India-rubber 

2 " Jackson pencils 

3 " " 

1 " Fabcr's " drawing 

3 " red pencils 

50 quills 

i gross sleel pens assorted 

1 doz. mouth glue 

2 ps sponge 

1 doz red tape 
200 envelopes asst 

6 ps red s wax 
Box wafers 
Wafer Stamp 
Instand 

Box and draj'age 



ight of Joseph Walker, 

dealer in 
Stationery & Acc't Books, 
"Hall, 181 East-Bay. 



3 00 
9 00 

4 00 

5 00 
1 50 
1 75 



1 75 
3 75 
1 50 
1 50 



50 



-.S41 I 



Received pavment , 

January 3, 1850. ' JOSEPH WALKER. 

Charleston, Jany 3rd, 1850, Received from S. Moylan Fox, 
Sngineer of the Western Turnpike, State of North- Carolina, forty- 
me dollars 9-lOOths, in full for bill of stationery. 
HI 09 JOSEPH WALKER. 



[39} 
1850, January 7lh. Received from S. Moylan Pox, Engineer 
of-the Western Turnpike, for the Slate ofNorth Carolina, ten dol- 
lars for one surveying chain. JNO. 1). BARNES. 

$10 



,u, Google 



[30] 
1849, December I5th. Received from S. Moylan Fox, Engi- 
ineer of the Western Turnpike, for the State of North -Carolina, 
■one hundred and fiv6 dollai-s in fuh for services as Rodman from 
August 15lh to Deer 15ih, four months al #80, and travelling ex- 
penses from Wilminglon to Asheville $2&: 
«I05 G B WADE. 



1850, March 1st. Received fvom S Moylan Fox, Engineer of 
the Western Turnpike, for the State of NorlhiCarolina, twenty- 
six dollars in full for services as Rodman, one month and for Irav- 
elling expehsensea— $C GEORGE IS. WiDE. 

S26 



[30] 
1849, Deer 15th, Received from S. Moylan Fox, 'Engineer of 
the Western Turnpike, for the Stale of North Carrllina, thirteen 
dollars for travelling expenses from Salisbury to Wilminglon 
«13 GEORGE B. WADE. 



[31] 
Decemher 12th, 18-19. Received of G W Hays per S M Fox, 
■for hire of boy lO cook on the survey of the Turnpike road fifteen, 
■dollars. R G A LOVE. 



■ r32j 

ivecTtron 



1850, Marchisl. ReceivecTtrom S Moj Jan Fox, Engineer of 
the Western Turnpike, for the Slate of North-Carolina, one hnn- 
dred and sixly-six dollars 66-lOOlhs m full of services as Assis- 
tant Engineer from Jan. 1 to date. 
*I66 66 J D BARKES. 



1849 Deer 31st. Received from S Moylan Fox, Engineer of 
the Western Turnpike, foe the State of North CaroHna. three hun- 
dred and seventy-five dollars in full for 4| months salary as.assis- 

t Engineer from Aiignsl 15lh to DecrSlst. 



$375 00 



JNO DEAN BARNES 



1849, Deer 31st Raceived from S M Fox, Engineer nf the 
Western Turnpike, for the St^te o^No^th Carolina, two hundred 
3^ twenty-seven dollara 60-lOOths, in full for services as sub asst. 
eugineer, from August 15th to Deer 31st, 4| months a $45, and 
travelling expenses from Wilmingtoii to Asheville $25 
«227 50 SAM'L GREEN 



1850, March 1st Received from S Moylan Fox, Engineer of 
the Western Turnpike, for the State of North Carblina, one hun- 
dred and six dollars, in full for services as assisi-ant Engineer from 
December 31sl to March 1st, «90, audfortravelHng expenses »16 
$106- SAM'L GREEN 



■ [34} 
1849, Deer 3Ist Received from S Moylan Fox, Eni^Lueer of 
the Western Turnpike, for the Stale of North-Carolina, eight)' 
doilai- iri full for hire of boy Stephen, from 20th July to 30th 
Deer, five months a * 16 W C BETTENCOURT. 

980 ~ ^ 

1849, Deer 15th. Received from S Moylan Fox, "Engmeer of 
the Western Turnpike, for the State of North -Carolina, twenty 
dollars in full for hire of a mule for four laonths, ending date, 
$20 J J ERWIN 





State af No 
Deer 20th 

Feb. 28th 
Apl 8th 


rtli-Corolina, Survey Western Turnpike. 
To John I Shaver 
Shoeing horfe 
Freight 

do 
Keeping Horse 2 months «8 
Keeping horse 5 days 
Cook 10 days 


Dr 
$4 70 

3 90 

4 50 
16 00 

2 50 

5 00 

$35 60 



SSlisbwry, April 19[h, 1850. Received from S M Fox.Engineer 
Wesftern Turnpike, thirty-five dollars CO-lOOths, in full of above 
biSl JNO I SHAVER. 



lb, Google 



36» 

Stale of Nonh-Carolina^ Survey of Weslern Turnpike, 

To Howard & Peden, Dt 

1850 

Feby 11 For 1 box, 6lb», sperm candles 50 S3 Off 

" 1 guarded lantbera I 3T 

" 1 can, 2 galls sperm oil 1,40' 3 55 

" 1 box sperm candles 30^ a 50 15 25 

ess IT 

Received ftom S Moylan Fos, Engineer of ibe Western Turn- 
pike, twenly-three dollars 17-lOOths in full cf above bill. 
S23 17 HOWARD & PEDEN 



[38] 
1850, iMarcTi 14. Received from S Moylan Fos, Engineer of 
the Western Turnpike, for the State of North-Oarolina, five dol- 
lars and five cents in full for freight on two boxes. 

Dale of bills, Ist-hox, Novr 9, 1850, $Z 15 

" '■ " 3d " " 13, " 3 90 

»5 05 

JOHN T WEST, 
$5 05 Agt R Road 



[39] 
Slate ol North-Carolina, I)r 

To Jno Dean Barnes 
March 15, On bo>x fnr stationary $0 75 

" 30, Travelling expense 1 50 

2 35 

Received of S Moylan Fox two dollars and twenty-five cents in 
full for above account. JNO DEAN BARNES 



r«] 

1«50. ^Urrh ISlh Received fmm S Moylan Fns. Engineer of 
the ffes'ern Turnpike, for ilic StMn of N'r'h-Carolin^j, iwenty- 
onc dollars for ulage jare from Raleigh to re'nsbnro' for survey- 
wig partyv THOS E HARGRAVE 
¥31. 



lb, Google 



1850, Mavoh I6th,^ Raceived fiom S Mnylan Fox, Engineer 
of th3 Western Tarapilte, for ihe Slate of JNonh-Cardlina, seven 
dollars and Iweiity cents for letter poStEige ffom 15lh of June to 
the i9ih of Maruh WM. WHITE, P M 

«7 -30 pr. Williams. 



[42] 
1850, \Iatrli 18th — New York, Received from S. MoylEcn 
Fox, Eiisriiieerof the Western Tornpike for the Slate of North- 
Carolina, eigliteen dollars in full for Iwil of mil and target rendered. 
ms JAMES GREEN. 



1850. Mireh aOth, Seceived from S. Moylan Fox, Engineer 
of the Wesieni Turnpikft, for the State o'' Nurth-Carolina, twen- 
ty dollars for passage of surveying partv from Greensboro to Sal- 
isbury. A. WHITTINGTON. 

$30 



.[44] 

Raleigh, Mar. 30th, ISSO. , Reneive.l from S. Moybn Fox, En- 

mnser V estern Turnpike, nine dollars 75-IOOths in full for freight 

on boxes to Greensboro'. THOS E. HARGRAVE 

$9 75 Ag III for Springs & MrfLean. 



[451 
Rilei^h, April Jst, 1850. Received from S. Moylan Fox, twen- 
ty-«icht dollars and 91-lOOths in full for board of Boy Sipphen 
and hi.rse. E P GUION 

#28 91 By Jno u Litey 



lb, Google 



[48] 
1850, July 32j. Received from S. Moylan Fox, Engineer of 
the Western Turnpike, for the. Stale of North-Carolina, sixty-ihree 
dollars and seveniy-five cents in full for service as Kudman from 
March 15ih lo July 23d, four and one fourth montiis. 
$63 76 GOLDMAN BRYSON. 



[47] 
1850, July 22d. Received from S. Moylan Fok, Engineer of 
the Western Turnpike, for the Stale of North-Carolina, fifteen dol- 
lars, in full for service as axeman, from June 32d to July 23d. one 
month. M. W. ALLESON. 

»15 



1850, July 23d. Received from S. MoyUn Fos, Engineer of 
the Western Turnpike, for the Slate of North-Carolina, aiKty-ihree 
dollars and aevetiLy-five cents for service as chainman, from March 
15lh to July 33d, four and one fourth months. 
»63 75 SAMUEL BRYSON. 



[49] 
1950, July 32. Received from S., Moylan Fox, Engineerof 
th« Western Turnpike, for the Stale of North-Carolina, sixty-three 
dollars and seventy-five cents, for services as chainman, from I5ih 
March to July 23d, four and one fourth months at *15 00 per 
month'. JAMES BRYSON. 

$63 75 



1850. Received from S. Moylan Fox, Engineer of the West- 
ern Turnpike, for the State of North-C arolina, sixty-three dollars 
and seventy-five cents, in full for services as axeman from March 
15th to July sad, four and one fourth months, at $15 pet month. 
«63 75 JAMES A. ROBERTS. 



lb, Google 



[51] 
1850, July 22 Received from S. Moylan Fox, Engineer of 
the Western Turnpike, for the State of Nnrih-Carolina, fifty-six 
dollars and twentv-five cents for three and three-fourth months ser- 
vices as axeman, froiH April 1st fo July 22nd. M. HILL. 
$56 25 



[52] 
1850, July 32ud. Received from S. Moylati Fox, Engineer of 
the Western Turnpike for the State of Norlh-Carolina, fifty-six 
dollars and twenty-five cents in full, for three and three-fourth 
months services as axeman, from lat April to 22nd July. 
$56 25 A. M. SHUFORD. 



[53] 
1850, August 1. Received Irom S. Moylan Fox, Engineer of 
the Western Turnpike, for the State of North -Carolina, twenty 
dollars in full for services a, - • > . .t. , ^. - 



J. D. BAlllMES. 



[54] 
1850, Aiign?* 3lh. Received from S. Moylan Fos, Engineer 
of ihe Western Turnpilie, fur the Slate of North Carolina, eight 
dollars, in full for eight day's service as axe-man. 
»3 00. J- M. SHORK. 



C55] 
1850, August31. Received from S. Moylan Fox, Eiigmeei of 
the Western Turnpike, for the State of North Carolina, two hun- 
dred and sevealy-five dollars, in full for services as Assist. Engi- 
neer from March 1st to Augt. 31st, 6 ms. at $45. 
5;370_ SAM'L GREEN. 



lb, Google 



[56] 
1850, August lltli. Received from S. Mojlaii Fox, Engineer 
of the Western Turnpike, foe the State of North Uaroiina, sixty- 
three dollars 75-lOOlhs, in full for wages as axeman from April 4tli 
to August nth. 4^ moiiihsatSIS. " WILLIAM ROSS. 

«63 75 



te?] 

1850, August 12th. Received from S. Movlan Fox, Engineer 
of the Western Turnpike, for the Slate of North- Carolina, one 
hundred and thirty-four dollars in full for services as commissary 
from April 1st to Aug. 12ih, 134 days at «I. 
S134 W. H. ALEXANDER. 



C58] 
Commissary of survey Western Turnpike, in ac. 
count with State of North Carolina, 
March SOtli, by 1 Oven Lid 65, Hay for Beds 10, 

" making 4 Tent poles, $1,25, Meal 
Bag 25, 
April 9ih, " 6 Tin plates 70, Straw 10, Hay 50, 
" " " Knives, 

" 23rd," Straw 12i, Skillet 1,37^, Neck- 
chain 25, 
" " Ferry, 
_,Iay 1 " Washing Tent Fly 50, Hay 12i, 
. Ferry 50, 
3 " Ferry 45, Straw. 6i, Funnel 10, 
Bag 35, 
" 15 " Horse feed 50, Crupper 635, Flag 

Staff 1,50, 
" 33 " Looking glass '50, Surveying chain 

*8,00, . 
" 25 " Hay 10. Freight from Morganton to 

French Broad «0.00, 
" 2T " Stud for Flag 1,38|, i Ream Letter 

paper 2.62^. 
" " " 100 envelopes 40, Horse feed 25, 
Toll 30, 
June 1 " Hay 35, Freight f.om French Broad 
to Scott's Summit *5,45, 
" f " Shoeing Horse 40, Soap 90, Meal 



$0 


75 


I 


50 


1 


HO 





88 


1 


75 





20 


1 


12^ 





86i 


2 


63i 


8 


50 


g 


10 


3 


90 
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Rag 35, 1 55 

" 21 " Shoeing Horses 1,12^, Axe handle 15, 1 37? 
July 5 " Hay 25, Soap and Matches 30, Box 

for Bonks 41, - 96 

" 14 " Freight from Salisbury to Moaganlon, 8 00 
Aug. ] 5 " Board or meaa account for Iwo cooks 

from 1st April, 106 87 
" " '" Hire of negro boy from J. Love, for 

1 week, 3 00 

" " " Sundry repairs to Instruments. 5 06 

Tnmk forSlationcry, 2 75 

*168 50 J 



Aiignsl 15, 1850. Received faom S. M. Fos, Eng'nr Wesi'rn 
Turnpike, ojie hundred and sixty-eight dollars 50-lOOths in full of 
abova account. 
Si68 50|. - W. H. ALEXANDER. 



[89] 
1850, August24ih. Received from B, Moylan Fox, Engineer 
of the Western Turnpike, for the State of North Carolina, one 
hundred and thirty-two doi'ars in full for seryipcs of boy Stephen 
from Bcc'r 20th to August 27, 8| months at $19. 
$132. \V. S. BETTERCOUNT. 



[60] 
1850. September 6th. Received from S. Moylan Fox, Engineer 
of the Western Tunipike, for the Slate of North Carolina, iive 
hundred and eighly-one dollars in full for hire of wagon! 4 horses 
and driver, from March- 26th to Sept. 6th, 166, days at $3 50. 
«581 00. W. H.. ALEXANDER. 



[01] 
1S50, August 251h. Received from S. Moylan Fox, Engineer 
of the Western Turnpike, for the State of North Carolina, eighty- 
three dollars 40-109ths in full for keeping riding horse from April 
8th lo date, 139 days, at 60 cts. 
$83 40. W. n. ALEXAI^ER, 



lb, Google 



1850, August 15th. Received from 3. Moylan Fox, Engineer of 
•he Wesleni Turnpike, for ihe State of North Carolina, two )iun- 
dreil and eleven dollars- ia full for services as sub, Aaa't\Engti'r, 
fmni 'March 15th to date, at *40 pr. m., 5 months, S300, and tra-_ 
veiling ex. from Wilmington (o Raleigh, SH. 
ji211. BENJ. B. RUGGLES. 



[63] 
1850, September Isl. Received from S. Moylan Fox, Engineer 
of the Western Turnpike, for the Stato of North Carolin, one 
hufidred and twenty dollars in full for services as Rudman from 
March 1st to date, Q mouths at $30. 
«I20. GEf)RGE B. WADE. 



J850, September 1st. Received from S. Moylati Fox, Engineer 
of the Western Turnpike, for the State of North Carolina, five 
hundred and two dollars 40-lOOths in full for services as Sen'r 
4s3'C Engineer from March 1st to date, 6 months, at SI.OOO pr. 
an. and two dollars 40-100 for horse hire on service. 
«i5b3 40 JNO. DEAN BARNES. 



1850, August 15th. . Received from S. Moylan Fox, Engineer 
of the Western Turnpike, for the Stale of North Carolina, forty- 
three dollars fS-lOOths in fullj for travelling ex. of surveying party 
from Asheville to Salisbury. 
94B 75. JNO. DEAN BARNES. 



[66] 

1850, August 17^. Received from S. Moylan Fox, Engineer 
of the Western Turnpike, for the State of North Carolina, twenty 
dollars 25-lOOths in full for stage fare of surveying party from 
Salisbury to Greensboro'. 

420 25. JNO. S. SHAVER. 

[67] -—^~ ~— 

1850, August 1.9th. Recfeived from S. Moylan Pox, Engineer 
of the Western Turnpike, for the Slate of North Carolina, twenty- 
seV^fr dollars in fuH for stage fare of surveying party from GreeiiB- 
boro' to Raleigh. 
«27 00. L. B. McEEAN. 
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State of North Carolin 



August 11 Expenses of boy Stephen to Asheville, 
Postage, 

Receiving and forwarding 19 packages 10 
1 Bucket 35, 1 Currycomb 15, 
3 Halter ropes 



1850. 

March 31 To freight on 783 lbs, from Fayetteville 7 
22 " " " 795 lbs. " do 7 


5 47 
5 56 


29 " 2 painted buckets 2 6, 
" " " Storage on 17 packages I, 
" " " 1 large bucket 10, 


50 
1 70 
1 00 

60 


" " " M. Brow, oveti lid 75, pencils 45, 
April 6 " 1 sett knives &c. 17 8, Teaspoons 2, 
" " " Brown & Baker, tin ware. 


1 20 

2 05 

3 78 



$36 46 

August 17lh, 1830. 

Received payment from S. M. Fox, 

J. T. CHAMBERS & &o. 
1850, August 16th. Received from S Moylan Fox, Engineer of 
the Western Turnpike, for the State of North- Carolina, twenty- 
six dollars 4fl-100th8 in full for account of sundries rendered. 
»26 46. JOS. F. CHAMBERS & Co. 



1850, August 20th. Received from R. VIovlan Pox. Engineer 
oftlie Western Turnpike, for the State of North Carohna, five dol- 
lars and 45-100ih8 in full for board of cook from Salisbury to 
RLileigh. 
$^ 45. JNO. DEAN BARNES. 



49 
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[70] 
Slate of N"orth Carolina Turnpike Survey 

To Joha Slevena 
Jan. 24lh, To plaining and straighteBing table and ma- 
kitig riflefs 
To makiiig drawing tabic and stools, 



Jan. 31al, 1850. deceived from S. Moylan Fox five dollars 
85-lOOths ill full of above bill for mnvey Western Turnpike. 
»B 85. his 

Witnees, JOHN >i STEVENS. 

Samuel Ghees. mark. 













Cliarlesfon, July 1st, 1850. 


Mr. 


S. Moylan Fox, Esq. State of N. C. 




1850. 


To, 


Joseph Walker 


Dr. 


Jan'y 3rd 12 Level books h'f bound and ruled toorder, 


6 00 




13 Compass " do 


do 


6 00 


Feb'y 2nd 


i Km. Cap. & S. Ulue r. 


aled & fine i 50, 


2 25 




i " Letters P. &. 8. 


" " " 


2 25 




1 Doz. Jackson's Pencil; 


, II 


1 25 




I " 


HK 


1 25 




1 " 


HHH 


1 50 




1 " Red Pencils, 




1 00 




,200 Eavelopes, 




80 


March 5th 


13 Memo. Books dems 8 


vo. hf, bd. 


4 00 




6 Qrs. Medium, 




4 50 




a " Envelope Paper, 




75 




12 P's India Rubber, 




75 


1950. 




Cr. 


33 30 


Marcli 5lh 


By Cash, 




30,00 



$2 30 
Dr. Sir, 

Above I hand you Bill, which I hope you will find correct, 
it'"s all I see cliarged ; this is the second lime I have sent this Bill, 
it must have been lost. Yours truly, 

JOSEPH WALKER, 
pr. H. C. COVERT. 
1850, November ?th. Received from S. Moylan Fox, Engi- 
neer of rfie Western Turnpike for ttie State of North Carolina, 



lb, Google 



thirly-two dollars thirty ceiita in- full for bill of stationorv rendered. 

JOSEPH WALKER, 
»32 30. pr. H. C, COVEET. 



[72] 
Received of Mr. S. M. Fox one dollar and fifty cents for 3 lbs. 
Sperm Candles. Raleigh, Feb. 4tli, 1850. 

HENRY EEIM, 



[?3] 

S. M. Pox, Eng'nr. 

1850 Bot. of R. Tucker & Son. 

Jan. 32 To 6 yds. Baize, 35 $3 1 

" 1 Basin, 3 

" 1 Broom, 3 

" 1 Paper Tacks, 1 

" 2 Tumblers, 7^ 1 

Rec'd payment, 

U. TUCKER & SON, 
By T. McGEE. 



[74] 
1850, Oct. 14l]i. Received from S. Moylaii Fox, Engineer of 
the Weslern Turnpike, for the State of North Carolina, forty dol- 
lars iiv fuR for 40 days' work in transeribing level notes, 
840. WM. 0. HILL, Jr. 



[75] 
1850, Oct. 31st. Received from S, Moylan Fox, Engineer of 
the Western Turnpike, for the State of North Carolina, twenty 
dollars in full for rent of Office. 
»20. RICHARD SMITH. 
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Mr. S. Moylaii Fox. 

Wilmington, N. C, 

Deal- Sir : 

Above please find bill as per orilcv 
whieh will be sent j'oii by to-morrow's boat, which I hope wil 
arrive safe, and aaliafactory. 

Yours Imly, 

JOSEPH WALKEK, 
pr. II. C. COVERT. 



New York, March 6th, 1860. 
Dear Sir: 

I ha'p sent by express this day the articles as per bill — di- 
I'ectcd as in a true ted, 

I have three Levels on liaiid ; one at S120, one $90, and one at 
$60 — the last is not fit for good work. The first is of the best 
descriptio] 



I have one of Young's Trans 


its, but not the best, price $80— it 


has been used, 

I could gel some ready for yo 


11, it' not wanted very soon. 
■s yery respccifuHv, 

JAMES GREEIN". 


To Major S.M. Fox. 
S. M.Fox, 


175 Broadway, N. Y. 
42:i " after 1st May. 
To James Green Dr. ', 


To one Sliding Rod aiid.Targ 
" one brass Plumb Bobb, 


;et, $10 00 
1 35 


" two Packmg Boxes, 


75 




$18 00 


New York, MBi-ch 6th, 1850, 





7th Oct., 1850. I, J. E. Robinson, do ce ify that I sold one 
waggon and harness belonging to the State of North Caroliiia, that 
was used by the Engineer of the Western Turopike, at PuHic 
Auction, in the town of Newton, for the sum of forty-six dollars. 

Witness. J. E. ROBINSON. 

North Carolina. 

I, D. F. Caldwell, one of the Judges of the Superior Courts 
of Law, in and for said State, hereby certify that S. M. Fox, the 
Engineer appointed to survey &c. the Turnpike Road from Salis- 
bury west to the line of the Slate of Georgia, was duly sworn be- 
fore me, according to the act of Assembly passed in relation to said 
Road. Augnstad, 1949. 

T). F. CALDWELL, Judge. &c. 



„Goo»^[c 



